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SUB J : SEABEE TEAM FOR C&R VAULT DOOR INSTALLATION 

1 . POST HAS RECENTLY RECEIVED NEW VAULT DOOR TO REPLACE OLD 
MOSLER FS-32 CURRENTLY INSTALLED. AS CURRENT WALL STRUCTURE 
WILL HAVE TO BE GREATLY MODIFIED TO ACCOMODATE LARGER DOOR 
FRAME, RECOMMEND A SEABEE TEAM BE FORMED TO ACCOMPLISH WORK. 

2. WORK ESTIMATE. IN ADDITION TO SEABEE ASSIGNED CANBERRA, 

ESTIMATE TWO ADDITIONAL SEABEES REQUIRED (PREFERABLY BU) FOR 
APPROXIMATELY TWO WEEKS. WORK TO INCLUDE BREAKING OUT CURRENT 
VAULT OPENING AND REPAIRING CONCRETE TO NEW DOOR SPECS, ETC. 
ALTERNATE METHOD WOULD INVOLVE SEABEES FOR ABOUT ONE WEEK WITH 
VAULT DOOR AND FRAME BEING WELDED LOCALLY FOR INSTALLATION. 

3. CAN TEAM BE FORMED FROM SEABEES UNDER RTC HONG KONG, OR 
EA REGION. IF NOT, TSO WILL REQUEST ASSISTANCE FROM SY/T 
AND NSU. 
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